LEGENDARY 


Site Inspection Trip Report 
Case No. PU-14-842 Dakota Access Pipeline Project 
PU-742-16 Keitu Engineers & Consultants, Inc. 


Public Service Commission 


Site /Project Location : MP 125 to 125.5 Spread 7-8 


Date of Inspection : 26 September 2016 


Keitu Inspector : RJS 


Report Photo #1 “Topsoil Not Completely Stripped 11 : 


46.70342°N 101.29109°W 




Keitu 

Engineers a Consultants, Inc. 


1403 27* st NW, Mandan, ND 58554 1 1. 701.667.1800 | www.keitu.com 


PU-14-842 Dakota Access Pipeline Project 


Site Inspection Report - Photographs 


Report Photo #2 “ 1 + Foot of Topsoil Not Stripped” : 


46.70399°N 101.29213°W 



Report Photo #3 “1+ Foot of Topsoil Not Stripped” : 


46.70481°N 101.29340°W 



2 | P a g e 



PU-14-842 Dakota Access Pipeline Project 


Site Inspection Report - Photographs 



Report Photo #5 “Center of ROW - Visible Topsoil Laver 11 : 


47.70548°N 101.29469°W 
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PU-14-842 Dakota Access Pipeline Project 


Site Inspection Report - Photographs 


Report Photo #6 “Center of ROW - Visible Topsoil Laver”: 


47.70548°N 101.29469°W 



Report Photo #7 "Center of ROW - Visible Topsoil Laver” : 


47.70548°N 101.29469°W 
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PU-14-842 Dakota Access Pipeline Project 


Site Inspection Report - Photographs 


Report Photo #8 "Center of ROW - Visible Topsoil Laver" : 


47.70548°N 101.29469°W 



Renort Photo #9 "Center of ROW - Visible Topsoil Laver ’ : 46.70547°N 101.29477°W 
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PU-14-842 Dakota Access Pipeline Project 


Site Inspection Report - Photographs 


Report Photo #10 “Visible Topsoil Laver Topped w/Subsoil”: 46.70547°N 101.29477°W 




Report Photo #11 “Visible Topsoil Laver Topped w/Subsoil”: 46.70547°N 101.29477°W 
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PU-14-842 Dakota Access Pipeline Project 


Site Inspection Report - Photographs 


Report Photo #12 “Visible Topsoil Laver Topped w /Subsoil": 46.70547°N 101.29477°W 




Report Photo #13 "Visible Topsoil Laver Topped w /Subsoil": 46.70547°N 101.29477°W 
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PU-14-842 Dakota Access Pipeline Project 


Site Inspection Report - Photographs 


Report Photo #14 “Visible Topsoil Laver Topped w/Subsoil”: 46.70547°N 101.29477°W 
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